SANTA CLARA VALLEY WATER DISTRICT 


Downtown Guadalupe River Project 


2017-2018 Annual Pre-Inspection Report 


Pursuant to the 
U.S. Army Corps of Engineers 
Planned Inspection in September 2018 of the 
Inspection of Completed Works Project 
For Downtown Guadalupe River 
Santa Clara County, CA 


July 2018 



|5750 Almaden Expressway, San Jose, CA95118-3614 


|(408) 265-2600| 


San a Clara Valle 
Waler Dislric 


July 20, 2018 


District Engineer 
San Francisco District 

Attention: LTC Travis J. Rayfield, District Commander 

U.S. Army Corps of Engineers 

1455 Market Street 

San Francisco, CA 94103 

Subject: Pre-Inspection Report for the period July 1,2017 to June 30, 2018 for Downtown 

Guadalupe River Levee and Channel in Santa Clara County, California 


Dear Sir: 

Please find enclosed the subject document which is being submitted in preparation for the planned 
inspection of the Inspection of Completed Works Project on Downtown Guadalupe River located in 
Santa Clara County, CA. If you have any questions, please contact Devin Mody of our Watersheds 
Operations and Maintenance Engineering Unit at (408) 630-2024 or dmodv@vallevwater.ora . 

Sincerely, 

r 

Sue Tippets 

Deputy Operating Officer 

Watersheds Operations and Maintenance Division 

Enclosures: Downtown Guadalupe River Levee and Channel Report for the period July 1,2017 to 

June 30, 2018 


cc/enc: Mr. John Cheng 

San Francisco District 

U.S. Army Corps of Engineers 

1455 Market Street 

San Francisco, CA 94103 

John.C.Chena@usacearmv.mil 


cc/enc: D. Mody, G. Meamber, R. Kaur, J. Alvarado, D. Honda, J. Blakely 

cc: S. Tippets, C. Grande, J. Codianne, S. Akin, P. Thomas, U. Chatwani, L.Spin 


Our missio n is to provide Sil icon Valley sa fe , clean wa ter for a healthy li fe, envi ronment, and economy . 
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Annual Report for the period July 1,2017 to June 30, 2018 

_ Guadalupe River, CA _ 

The Santa Clara Valley Water District’s (SCVWD) Annual Report for the period July 1,2017 to 
June 30, 2018 for the Guadalupe River Downtown Project is as follows: 

A. Physical condition of the protective works: 

The physical condition of the protective works as indicated by the Inspector’s Report is 
summarized as follows: 

Introduction : 

SCVWD inspects the Downtown Guadalupe River Project semi-annually each spring and 
fall. During these inspections, SCVWD assesses the condition of the levees, main channel 
and appurtenances including culverts, flap gates, maintenance roads and bypass tunnels. 
This period, inspections were conducted in December 2017 and April 2018. Locations 
referred to in this report can be identified by station on the aerial photographic project area 
map in Appendix 1. Specific inspection sites are identified in the Guadalupe River inspection 
location sheets in Appendix 2. Copies of SCVWD permits for encroachments or construction 
are identified in Appendix 3. Cost expenditures on maintenance of the protective works for 
the period are detailed in Appendix 4. Photos of areas of potentially significant concern are 
included for reference in Appendix 5. 

SCVWD Inspection Summary - Downtown Guadalupe River Project: 

The levee, channel, and appurtenances of the Downtown Guadalupe River Project ranging 
from Interstate 880 south to Grant Street were observed in general to be in good condition, 
and the project is functioning well. 

Some outfalls owned by the City of San Jose (CSJ) were blocked by sediment and/or 
vegetation. All have been documented and reported to the CSJ by SCVWD staff. CSJ 
removed sediment and vegetation and outfalls are now functioning properly. Some outfalls 
were observed to exhibit erosion of support structures and/or adjacent earthen banks. These 
issues have been reported to CSJ by SCVWD. SCVWD will continue to monitor these sites. 

No signs of exposed underground utility crossings were observed during the inspections. 
Inspections were successfully completed and all discrepancies are noted in the Inspection 
Location Sheets included in Appendix 2. 

Project-wide summary points : 

• Preventative maintenance occurs on a continuous basis as needed to remove trash and 
debris, cover graffiti, and repair fences and gates within the project area. 

• Several willows with diameter greater than six inches on CCMs downstream of Coleman 
Avenue were removed. 

Specific items identified by reach : 

See numbered photos of each specific item attached in Appendix 5. 
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Interstate 880 to Coleman Avenue {Contracts 1 and 21 

• The east bank under the Taylor Street bridge continues to show signs of sloughing. This 
area is the responsibility of the CSJ. CSJ has been notified, and SCVWD continues to 
monitor this erosion. See photos G14566 and G14034. 

• Trees are present within the 50-foot clear zones of bridges at Interstate 880 (G24357), 
Hedding Street (G24361), and Taylor Street (G24374). 

• High flows eroded base rock from around footbridges (G20534). 

• Trees were identified growing in CCM upstream of Interstate 880 (G24357) and 
downstream of Coleman Avenue (G14040). 

• Previously-noted erosion downstream of Hedding Street and just upstream of a footbridge 
was exacerbated by high flows of winter 2017 and will continue to be monitored (G17435). 

• Woody and instream vegetation were noted between the confluence of the primary and 
secondary channels and Coleman Avenue (G20989) and will continue to be monitored for 
any channel capacity concerns. 

• Erosion was identified at an outfall upstream of Taylor Street (G14036), on the east bank 
downstream of Coleman Avenue (G14830), and at an outfall downstream of Coleman 
Avenue (G17434). These facilities are owned by other agencies, such as CSJ and 
Caltrans. Respective agencies were informed about these issues. SCVWD will continue 
to monitor these sites. 

• Sediment and debris have accumulated at the entrance to the secondary channel 
downstream of Coleman Avenue (G24358). SCVWD will continue to monitor this site. 

Coleman Avenue to Santa Clara Street {Contracts 3A. Phases 1 and 21 

• CSJ outfall is in major disrepair with failing support. CSJ has constructed a replacement 
outfall at a new location; however, CSJ needs to address the remaining abandoned outfall. 
CSJ has been notified (G14036). 

• Trees are present within 50-foot clear zones of bridges at Julian Street (G25334) and St. 
John Street (G18784). 

• Erosion was identified upstream of the Union Pacific Railroad (UPRR) trestle on the west 
bank (G20991) and upstream of Julian Street on the east bank (G24430). 

• Woody vegetation was identified growing in CCM upstream of Coleman Avenue (G18819). 

• CCM were damaged by the removal of a tree downstream of Santa Clara Street (G24433). 

Santa Clara Street to Grant Street (Contracts 3B and 30 

• Gabions under the San Carlos Street bridge on the east bank are separating from the trail 
and leaning away from the wall. SCVWD does not have right of way under the San Carlos 
Street Bridge. The CSJ has been notified of needed repairs. See Photo G14048. 
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• Spalling was observed on the downstream face of a concrete bridge support under 
Highway 87 (G24437). 

• Trees are present within 50-foot clear zones of bridges at San Carlos Street (G24440). 

• CCM is damaged/eroded at Park Avenue (G21699) and upstream of Woz Way (G24444). 

• Woody vegetation is growing in CCM downstream of Interstate 280 (G24446). 

• Erosion was identified along the east bank from Park Avenue to West San Carlos Street 
(G24449) and along the east bank upstream of the footbridge between West San Carlos 
Street and Woz Way (G24450). SCVWD will continue to monitor the site and will keep the 
owner of the property apprised of any changes to the site condition. 

• SCVWD will continue to monitor a crack in a floodwall on the west bank upstream of Woz 
Way (G14046). 

• Panels are missing from an outfall under Park Avenue (G21700). CSJ was informed about 
this issue. 

A flap gate on the east bank upstream of Santa Clara Street was blocked by sediment. 
CSJ was notified and subsequently addressed this blockage in August 2018 (G26654). 

• An open access hatch that was observed on the west floodwall upstream of Santa Clara 
Street during last USACE inspections is now closed (G24434). 
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Ongoing and future work : 


SCVWD intends to perform the following repairs or corrective maintenance work within the 
year: 

Table 1: Summary of Proposed Maintenance Activities, July 1, 2018 to June 30, 2019 


Non-Recurrina Activities Planned 

Item 

Maintenance Activity 

General Location 

Schedule 

1 

Sediment removal 

Between Santa Clara Street 
and Park Avenue 

FY19 

2 

Sediment removal 

upstream Coleman Avenue 

FY19 

3 

Trees removal in CCM 

Downstream of Interstate 280 
and upstream of Coleman 
Avenue 

FY19 

4 

Trees removal in clear zones 

At San Carlos Street, Julian 
Street and St. John Street). 

FY19 

Recurring Activities Planned 

Item 

Maintenance Activity 

General Location 

Schedule 

1 

Creek and levee inspections 

Entire project area 

Semi-annually 

2 

Erosion repair 

Levees 

As-needed 

3 

Trash and debris removal 

Throughout project 

Quarterly 

4 

Graffiti removal 

Throughout project 

Contracted out 

5 

Fence Repair 

Throughout project 

As-needed 

6 

Sign Install/Repair 

Throughout project 

As-needed 

7 

Re-surfacing levee/access roads 

Maintenance roads 

As-needed 

8 

Rodent control 

Levees 

Continuously 

9 

Weed abatement 

Levees, roads, bypass channel 

As-needed 

10 

Vegetation pruning and removal 

Levees, roads, overflow 
channel 

As-needed 

11 

Revegetation maintenance 

Revegetation sites 

As-needed 

12 

Flap gate maintenance 

Entire project area 

As-needed 


The frequencies of maintenance activities shown above are guidelines for scheduling 
routine maintenance. SCVWD also performs these and other maintenance activities on an 
as-needed basis throughout the year. 

B. Flood behavior of the protective works: 

SCVWD received USACE’s June 28, 2017 letter regarding its evaluation of SCVWD’s 
rehabilitation assistance request for flood control projects within the Public Law 84-99 
Rehabilitation Program (PL 84-99) that sustained damage during the period 4 January 2017 
through 23 January 2017. SCVWD appreciated the opportunity to meet with USACE staff 
on March 28, 2017 at various sites along Coyote Creek and Guadalupe River. USACE has 
determined the following two sites for the Downtown Guadalupe River Project warrant repair 
under this assistance program and intends to implement repairs in FY19: 

• Site One: Guadalupe River Project - Erosion of secondary channel downstream 
of Hedding Street 

• Site Two: Guadalupe River Project - Erosion upstream of UPRR bridge 
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During this report period, no major storms occurred along the Guadalupe River. SCVWD 
inspects the performance of the project during significant storm events. SCVWD inspectors 
pay particularly close attention to areas with high potential for flow blockages and flooding, 
including all bridge crossings in downtown San Jose, and the inlet to the bypass tunnels 
upstream of Woz Way. 

SCVWD has no stream gages within this section of Guadalupe River. 

C. Encroachments and trespasses: 

Encampments have been observed in the area upstream of West Julian Street on the east 
bank. SCVWD has been working with the CSJ to clean and patrol encampment areas. 

D. Permits issued for work within right-of-way: 

From July 1,2017 to June 30, 2018, one pertinent permit was issued. A copy of the permit 
can be found in Appendix 3. 

E. Maintenance measures taken: 

The status of the deficiencies indicated in the draft 2017 USACE Annual Inspection Report 
requiring corrective maintenance is shown in Table 2. 


Table 2: Status of 2017 USACE inspection items for the Guadalupe River 



Photos 

Deficiency 

Action 

Comment/Status 

Flood Damage Reduction Channels 

1. Vegetation and Obstructions 

G24443 

Several fallen trees either in 
the low flow channel or 
caught in adjacent trees 
downstream of Woz Way 
crossing. 

SCVWD will 
continue to 
monitor 

Not significant enough 
to warrant immediate 
action. 

4. Erosion 

G14041 

Undermined drainage 
structure at station 445+00. 

CSJ was 
notified 

CSJ is in the process 
of repairing this 
outfall. 

G20991 

Approximately 50 ft of erosion 
along the left bank upstream 
of UPRR bridge. 

USACE was 
notified 

USACE intends to 
repair this site as part 
of PL 84-99 

G14830 

Approximately 200 ft of 
erosion along the right bank 
between the channel and 
Highway 87. 

Caltrans was 
notified 

SCVWD will continue 
to monitor. 

7. Foundation of Concrete Structures 

G17434 

Undermined sacked concrete 
outfall structure on the right 
bank at station 426+00 near 
Highway 87. 

Caltrans was 
notified 

SCVWD will continue 
to monitor. 


11. Revetments other than Riprap 


G14048 

Gabion structure tilting into 
the low flow channel on the 

CSJ was 
notified 

SCVWD has 
easement at this 
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Photos 

Deficiency 

Action 

Comment/Status 



right bank underneath the 

San Carlos Street crossing. 


location and monitors 
this site during 
inspections. 


F. Fiscal Year 2018 maintenance costs: 

The fiscal statement of the Superintendent’s operations for the current period is as follows: 
Table 3: Fiscal statement of operations July 1,2017 to June 30, 2018 


Item 

Labor 

Materials 

Equipment 

Totals 

Project Inspection 

$9,674.69 

$0.00 

$0.00 

$9,674.69 

Maintenance 

$25,725.75 

$0.00 

$7,819.04 

$33,544.79 

Rodent Control 

None during reporting period 

$0.00 

Flood Fighting Ops. 

$0.00 

$0.00 

$0.00 

$0.00 

TOTAL 

$35,400.44 

$0.00 

$7,819.04 

$43,219.48 


Note: See Appendix 4 for details 


The labor costs shown above include overhead. Costs do not include any planning or 
engineering costs associated with O&M of the project works. Costs of activities undertaken 
during storms or to prepare for potential flooding events are included in the "Maintenance" 
category. In addition to routine minor maintenance described in Table 1, maintenance 
costs in Table 3 include the costs of encampment cleanups. 
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APPENDIX 1 


Aerial photographic map of project area 
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Inspection location sheets 
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Condition 

Assessment 

Identificatio 
n Number 

Reach Description 

Cross Street 


G24357 

GUADALUPE RIVER -1-880 TO HEDDING ST - LEFT BANK 


TREE 

G20989 

GUADALUPE RIVER -1-880 TO HEDDING ST - BED 

d/s hedding 

IN STRI 

G22481 

GUADALUPE RIVER - HEDDING ST TO TAYLOR ST - BED 

taylor 

TRASH 

G14566 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK 


EROSIC 

G14694 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - RIGHT BANK 


EROSIC 

G14034 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK 

under Taylor 

EROSIC 

G17437 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK 

us Taylor 

EROSIC 

G14036 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK 

Taylor 

EROSIC 

G26254 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEVEE RIGHT 

ds coleman ave 

WOOD\ 

G25303 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - BED 

us Taylor 

LARGE 

G14037 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK 

ds Coleman 

EROSIC 

G14830 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK 


EROSIC 

G17434 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEFT BANK 

Coleman Ave 

EROSIC 

G25305 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - BED 

us Taylor 

LARGE 

G26252 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - BED 

ds coleman ave 

IN STRI 

G24373 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - BED 


SEDIME 

G14040 

GUADALUPE RIVER - TAYLOR ST TO COLEMAN AVE - LEVEE RIGHT 

Coleman 

VEGET. 

G17475 

GUADALUPE RIVER - COLEMAN AVE TO BYPASS 2/3 EXIT STRUCTURE - RIGHT BANK 

Under Coleman 

SEDIME 

G18819 

GUADALUPE RIVER - COLEMAN AVE TO BYPASS 2/3 EXIT STRUCTURE - BED 

us Colleman 

VEGET 

G26350 

GUADALUPE RIVER - COLEMAN AVE TO BYPASS 2/3 EXIT STRUCTURE - RIGHT BANK 

us coleman 

SEDIME 

G25323 

GUADALUPE RIVER - COLEMAN AVE TO BYPASS 2/3 EXIT STRUCTURE - BED 

us Coleman 

SEDIME 

G25324 

GUADALUPE RIVER - BYPASS 2/3 EXIT STRUCTURE TO UPRR BRIDGE - BED 

us Coleman 

VEGET/ 

G20991 

GUADALUPE RIVER - UPRR BRIDGE TO W JULIAN ST - RIGHT BANK 

D/S julian 

EROSIC 

G25325 

GUADALUPE RIVER - UPRR BRIDGE TO W JULIAN ST - BED 

us rr trestle 

LARGE 

G14041 

GUADALUPE RIVER - UPRR BRIDGE TO W JULIAN ST - RIGHT BANK 

us RR 

EROSIC 

G25334 

GUADALUPE RIVER - W JULIAN ST TO W SAINT JOHN ST - BED 

us Julian 

TREE 

G25326 

GUADALUPE RIVER - W JULIAN ST TO W SAINT JOHN ST - BED 

ds St. John 

VEGET/ 

G18784 

GUADALUPE RIVER - W SAINT JOHN ST TO LOS GATOS CREEK CONFLUENCE - RIGHT BANK 

San Fern 

TREE 

G24432 

GUADALUPE RIVER - W SAINT JOHN ST TO LOS GATOS CREEK CONFLUENCE - BED 


MISCEL 

G22120 

GUADALUPE RIVER - W SAINT JOHN ST TO LOS GATOS CREEK CONFLUENCE - LEFT BANK 

u/s st john 

TRASH 

G25327 

GUADALUPE RIVER - W SAINT JOHN ST TO LOS GATOS CREEK CONFLUENCE - LEFT BANK 

us St. John 

VEGET 

G24433 

GUADALUPE RIVER-LOS GATOS CREEK CONFLUENCETO WSANTACLARAST-LEFT BANK-BANKLINING 


MISCEL 

G21711 

GUADALUPE RIVER - W SANTA CLARA ST TO W SAN FERNANDO ST - BED 

under hwy 87 

SEDIME 

G21027 

GUADALUPE RIVER - W SANTA CLARA ST TO W SAN FERNANDO ST - BED 

san fernando 

SEDIME 

G21028 

GUADALUPE RIVER - BYPASS 4 CONFLUENCE TO PARK AVE - BED 

d/s park 

VEGET 
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Condition 

Assessment 

Identificatio 
n Number 

Reach Description 

Cross Street 


G26351 

GUADALUPE RIVER - PARK AVE TO W SAN CARLOS ST - LEFT BANK 

park 

MISCEL 

G22132 

GUADALUPE RIVER - LOS GATOS CREEK CONFLUENCE TO W SANTA CLARA ST - LEFT BANK 

park ave 

TREE 

G18789 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - BED 

W San Carlos 

TREE 

G24440 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - LEFT BANK 


TREE 

G25328 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - RIGHT BANK 

us W San Carlos 

TREE 

G23260 

GUADALUPE RIVER - PARK AVE TO W SAN CARLOS ST - BRIDGE 

US San Carlos 

TREE 

G24450 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - LEFT BANK 


EROSIC 

G25329 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - BED 

us W San Carlos 

1— 
LU 
O 
LU 

> 

G18821 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - RIGHT BANK 

Woz Way 

EROSIC 

G25331 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - BED 

ds Woz 

LARGE 

G26353 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - RIGHT BANK 

ds woz way 

EROSIC 

G25330 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - BED 

ds Woz 

VEGET/ 

G17459 

GUADALUPE RIVER - W SAN CARLOS ST TO WOZ WAY - BED 

Woz Way 

TREE 

G22134 

GUADALUPE RIVER - WOZ WAY TO 1-280 - BED 

d/s 280 

IN STRI 
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Santa clara valley water district permits issued 
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Santa 0010 Vail Water District 


5750 ALMADEN EXPRESSWAY, SAN JOSE, CA 95118-3686 (408)265-2600 


PERMIT 


Facility: Guadalupe River 


Permit No.: 17327 


Permittee: The Sobrato Organization Telephone : (408) 446-0700 

Attention: Mr. Kevin Morris 
10600 N. De Anza Blvd., Ste. 200 
Cupertino, CA 95014 


File: 19818 

Guadalupe River 

WlyHwy87 

Nly W. Julian St 


Agent: Kier and Wright Telephone: (408) 727-6665 Re: Utility Insta /Jation, 

Attention: Mr. Daniel S. Mitchell Grading, and 

3350 Scott Blvd., Bldg. 22 Landscaping 

Santa Clara, CA 95054 


Purpose of Permit 

IZI Encroachment Utility and bio-retention installation, grading, paving, and landscaping within the Santa Clara Valley 
12] Construction Water District easement and adjacent to the Guadalupe River. 

Tempora ry 

Construction Expiration Date: December 31.2018 Encroachment Expiration Date: December 31. 2018 

PERMITTEE MUST NOTIFY AND FURNISH SCHEDULE OF WORK TO: 

District's Permit Desk at (408) 630-2779, do: Mr. Arnold Sarmiento, at least 2 District business days before starting any 
work under this permit. Failure to notify is cause for revocation of permit and removal of work. This pennit is subject 
to the General Conditions listed on page 2 and 3 hereof (and if specified, the Special Conditions listed on page 4). Violation 
of any condition specified in this permit shall be cause for immediate revocation of this permit. This pennit is not effective 
unless signed by both the Permit Authority and Permittee. 


Permittee 


I, the Permittee (or agent of the Permittee), read and understand the permit conditions (i.e. General Conditions, and if specified, 
the Special Conditions) contained in this permit and by signing below, I agree to abide by each and every term and condition 
in this permit. If signing as a duly authorized agent of the Permittee, I hereby represent and warrant that I have the authority 
to bind Permittee to all of the terms and conditions specified in this permit. 


The Sobrato Organization 


1^1 


Print Name/Trtle of Signatory 


Date, 



/V 2o /'7 


SCVWO 


id iiStl _ Effective Date 

Engineering Unit Manager (Pennit Authority) 

Community Projects Review Unit 

cc: A. Sarmiento, U. Chatwani, D. Honda, C. Haggerty, K. Turner, File 

19818_59570kt11-08 

WF75109 Pennit Fonn 
Page 1 of 5 

Template Owner. Sue Tippets 
Effective Date: 03/10/11; Revision: R4 
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GuadalupeRiver 


2 


Permit No.: 17327 


GENERAL CONDITIONS 

1. ACCEPTANCE OF CONDITIONS. Permittee's activity or work under this permit constitutes Permittee's acceptance of the general 
and special conditions contained in this permit. 

2. PERMIT RIGHT. District grants to Permittee a revocable, personal, and non-exclusive license to enter upon the right-of-way owned 
by the District that is described in Exhibit A attached hereto ("Permit Area"), for the limited purpose and subject to the terms, conditions 
and restrictions set forth below. 

3. DISTRICT TITLE. The District has title to the Permit Area based upon recorded right-of-way deeds and/or an implied dedication. This 
permit is effective only as to the rights of the District in the Permit Area, and Permittee shall obtain any further permission that is 
necessary to use the Permit Area. This permit does not address any rights in the Permit Area belonging to any other entity or person 
and is subject to all prior unexpired permits, agreements, easements, privileges, or other rights, whether recorded or unrecorded, in 
the Permit Area. Permittee shall make arrangements with holders of such prior rights. Permittee places its encroachment at its own 
risk. 

4. KEEP PERMIT ON THE WORK SITE. Permittee must maintain a copy of this permit and approved plans on the Permit Area at all 
times and it must be shown to any representative of the District or law enforcement officer upon demand. 

5. CONSTRUCTION OF IMPROVEMENTS.All improvements shall conform to recognized standards of construction and constructed in 
accordance with the plans accepted by the District All the work shall be done subject to the satisfaction of the District's Inspector. No 
change of the project, as outlined in the plans, drawings, or other documentation submitted with Permittee's encroachment permit 
application to the District, will be allowed except upon the District's written permission. 

6. MAINTENANCE. Permittee shall exercise reasonable care to maintain properly any encroachment or improvement placed by it or its 
agent in the Permit Area and to exercise reasonable care in inspecting for and immediately repairing and making good any damage 
to any portion of the Permit Area as a result of activities performed under this permit, including any and all damage to the Permit Area 
which would not have occurred had such work not been done or such encroachment or improvement not been placed therein. The 
District shall not be held responsible for any damage to any encroachment or improvement installed by Permittee under this permit, 
whether said damage is caused by the District or its agent or otherwise. 

7. CLEAN UP PERMIT AREA. Upon completion of any activity under this permit or the revocation of this permit, the Permit Area shall 
be placed in substantially the same condition as it was immediately prior to the work. If Permittee fails to restore the Permit Area to 
such condition , the District may perform such work or have work performed, and Permittee agrees to reimburse the District for all costs 
of the work so performed. 

8. PERMIT SUBORD INATE TO DISTRICTS USE OF PERMIT AREA. Whenever the District desires to construct, reconstruct, or do 
maintenance work on the Permit Area, or use the Permit Area for any purpose, the Permittee shall, upon the District's request, 
immediately move, remove, relocate or otherwise change, any improvements, encroachments, work or installation on the Permit Area, 
all at the sole expenses of the Permittee. 

9. TERM. Unless a permit expiration date is expressly specified in this permit, the term of this permit is indefinite and may be revoked by 
the District or abandoned by Permittee at any time. If the District elects to revoke this permit, it will provide Permittee with written notice 
specifying the date this permit is no longer in effect. 

10. PERMITS AND LICENSES FROM OTHER PUBLIC AGENCIES. This permit does not relieve Permittee of the responsibility from 
obtaining all applicable permits, licenses and/or other permissions that must be obtained from other public agencies and/or 
commissions in order for Permittee to carry its activities within or use the Permit Area. 

11. COMPLIANCE WITH LAWS. Permittee shall, at its expense, conduct and cause to be conducted all activities on the Permit Area in a 
safe and reasonable manner and in compliance with all laws, statutes, ordinances, rules, regulations, policies, orders, and edicts 
(collectively, "Laws") of any governmental or other regulatory entity, including, without limitation: (i) all appli cable water quality 
standards adopted by the District, Regional Water Quality Control Board, State Water Resources Control Board, or other jurisdictional 
or properly empowered regulatory agency; (ii) all applicable labor laws; and (iii) all health and safety laws (including trench excavation 
and obtaining as legally required a "Permit to Excavate issued by the Division of Occupational Safety and Health as required by the 
California Labor Code). Permittee's failure to adhere to this paragraph shall be a material breach of this permit. 

12. INDEMNITY. Permittee and its successors and assigns shall indemnify, defend, and hold harmless, the District, its directors, officers, 
agents, employees and contractors, and each of them, from and against any and all demands, claims, legal or administrative- 
proceedings, losses, costs, penalties, fines, liens, judgments, damages and liabilities of any kind arising in any manner out of or 
relating to any use or activity under this permit, including, but not limited to, the use, construction encroachment or maintenances done 
by Permittee or its agents, employees or contractors on or near the Permit Area. 

13. WAIVER OF CLAIMS. Permittee waives its right to assert any claim or action against the District related to the condition of the Permit 
Area or its use by Permittee. 
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Guadalupe River 


3 


Permit No.: 17327 


GENERAL CONDITIONS - Continued 


14. NO HAZARDOUS SUBSTANCES. Pemjttee shall not use, store, transport, or place any hazardous substances (including hazardous 
waste and hazardous materials) on the Pern,it Area or adjacent to Pem,it Area. If any spills or discharge of hazardous substances 
are used or produced during the pem,itted activity, then Pemjttee must: (i) notify the District and the proper authorities; (ii) immediately 
investigate, remove, and monitor the hazardous substances to the satisfaction of the District and any regulatory agency; and (iii) bear 
any and all costs associated with the remedial activities. The District has the absolute right to immediately suspend any operation that 
does not adhere to these requirements, or is found to be in violation of any Local, State, or Federal Environmental Regulations, until 
the problem is adequately or completely resolved. 

15. INSURANCE. At any time, at the sole discretion of the District, Pemjttee may be required to obtain insurance (induding general 
liability insurance) with a reasonable policy limit as determined by the District, naming Pemjttee as the insured and the District 
(including its directors, officers, agents, employees and contractors) as an additional insured to cover Pemjttee's activities and/or the 
encroachments placed in the Pem jt Area. Pemjttee's failure to obtain such insurance is a material breach of thispermit. 

16. IMPORTED MATERIALS. If Pem, ittee seeks to place or store on the Permit Area any soils that did not originate from such Permit 
Area, then Permittee must submit to the District for its evaluation a fully completed "Import Material Certification Form" requesting the 
District's permission 

17. CHANGED CONDITIONS. If conditions change or new facts are discovered concerning the effects of the activities and uses authorized 
under this pem jt, or for other good cause, the District may modify this permit in order to protect life and property. 

18. REPAIR DAMAGE TO PERMIT AREA. Any damage caused to the Pem jt Area, including (without limitation) damage to structures, 
vegetation, stream bank, fencing, maintenance road surfacing, and pipelines due to the use or activities carried out under this pem,it 
shall be repaired at the cost of Pemjttee and to the satisfaction of the District. Should Permittee neglect to make repairs promptly, 
District may make repairs or have repairs made, and Pemjttee agrees to reimburse District for all costs of such repairs. District may 
require a security deposit in advance from Pemjttee to secure the performance of this paragraph. Unexpended portions of any deposit 
shall be refunded to Pemjttee within 30 business days of the expiration of this pem jt. The posting of such a security deposit shall 
not relieve the Pemjttee from any liability under this permit which exceeds the value of the deposit required. 

19. NO REAL PROPERTY INTEREST Nothing contained in this pem jt shall be construed as a relinquishment of any rights held by the 
District. It is expressly understood that this permit does not in any way whatsoever grant or convey any easement, fee or other interest 
in the Pem jt Area to Permittee. 

20. PERMIT NON-TRANSFERABLE. This pem jt may not be transferred or assigned by Permittee to any party, unless expressly specified 
in the special conditions section of this pem jt, or agreed to by the District in writing. 
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Guadalupe River 


4 


Permit No.: 17327 


SPECIAL CONDITIONS 


1. Permittee is responsible for the full cost of repairing any damage to the Guadalupe River's box culvert caused by 
the permitted work. 

2. District right of way is not to be used for staging and/or storage of equipment and materials. 

3. Permittee shall not deposit debris on or within the banks of the Guadalupe River or on District right of way. 

4. Permittee must prevent construction materials and waste, including sediment and nonstorm water, from entering 
the Guadalupe River. 

5. Permittee must return District right of way to its original condition or better (excluding changes permitted herein) to 
the satisfaction of District's Inspector. 

6. Permittee will, at his own expense, secure and maintain, in full force and effect at all times during its activity under 
this permit, general and automobile liability and Workers' Compensation insurance forms, to limits of liability, and 
with a carrier satisfactory to the District, insuring permittee and the Santa Clara Valley Water District, its directors, 
officers, agents, employees, and volunteers from and against any claim, loss, liability, cost, or expense arising out 
of or in any way connected with this permit. A certificate of insurance and separate additional insured endorsement 
must be delivered to and approved by the District before this permit is effective. With respect to all coverage noted 
above, the following additional requirements apply: 

• Permittee's insurance must be primary with respect to any other insurance which may be carried by the 
District. 

• The insurance procured by Permittee for the benefit of the District will not be deemed to release or limit liability 
of Applicant. Damages recoverable by District for any liability of Applicant will, in any event, not be limited by 
the amount of the required insurance coverage. 

• To the extent permitted by its respective policies of insurance, Permittee hereby waives any right or recovery 
against the District for any loss or damage that is covered by any insurance policy maintained or required to be 
maintained with respect to this permit. 

7. Permittee, its contractors and agents shall provide for their own safety while performing the work under this permit 
including but not limited to traffic control and all other safety requirements in accordance with CAUOSHA 
regulations. 

8. Permittee shall notify Underground Service Alert (USA) at (1-800-227-2600) or by calling "811 ", priorto any 
digging. 
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Guadalupe River 
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Pennit No.: 17327 


EXHIBIT A 
PERMITAREA 
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O & M COST DETAILS 

JULY 1,2017 TO JUNE 30, 2018 
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Location and Job Description 
Maintenance 

GUADALUPE RIVER COLEMAN AVE AAC TRASH PICK UP 

GUADALUPE RIVER 929 MCBRIDE LOOP AAC SIGN INSTALL 

52946 - Sediment excavation is required in the low flow COM of the Guad 

GUADALUPE RIVER U/S HWY 880 - T&D REMOVAL 

GUADALUPE RIVER D/S ST. JOHN ST WEST HWY 87 LWD TIER 2 

REVEG: GUADALUPE RIVER 3A (STA 66,670 - 67,970) 

GUADALUPE RIVER UNDER PARK AVE BRIDGE T&D 
GUADALUPE RIVER US COLEMAN - RPR - (AVW# 51539) 

GUADALUPE RIVER @ SANTA CLARA ST ADOPT A CREEK SIGN INSTALL 
GUADALUPE RIVER @ ST JOHN ST ADOPT A CREEK SIGN INSTALL 
GUADALUPE RIVER U/S COLEMAN AMT SED/SIDECAST 
GUADALUPE RIVER D/S TAYLOR ST - T&D 
GUADALUPE RIVER - U/S OF WOZ WAY - FENCE REPAIR 
Maintenance Subtotal 


Inspections 

LEVEE USACE INSPEC GUADALUPE RV-B HWY 880 TO COLEMAN 
CREEK USACE INSPECT GUADALUPE RV-C COLEMAN TO HWY 280 
CREEK USACE INSPEC GUAD RV COLEMAN- SAN CLARA BYPASS E. CELL 
CREEK USACE INSPECT GUADALUPE RV-C HWY 880 TO COLEMAN 
CREEK USACE INSPECT GUAD RV-C PARK TO WOZ WY (E&W CELLS) 
CREEK USACE INSPEC GUAD RV COLEMAN- ST JOHN BYPASS W. CELL 
Inspection Subtotal 


Labor Materials 

$1,285.93 $0.00 

$774.56 $0.00 

$1,546.31 $0.00 

$1,998.87 $0.00 

$2,191.61 $0.00 

$746.47 $0.00 

$642.90 $0.00 

$1,209.93 $0.00 

$428.60 $0.00 

$805.28 $0.00 

$11,134.06 $0.00 

$1,797.20 $0.00 

$1,164.03 $0.00 

$25,725.75 $0.00 


$872.78 $0.00 

$3,120.90 $0.00 

$1,311.81 $0.00 

$1,745.58 $0.00 

$1,311.81 $0.00 

$1,311.81 $0.00 

$9,674.69 $0.00 


Equipment 

Total Cost 

$188.50 

$1,474.43 

$88.10 

$862.66 

$336.00 

$1,882.31 

$83.67 

$2,082.54 

$85.35 

$2,276.96 

$0.00 

$746.47 

$81.75 

$724.65 

$187.70 

$1,397.63 

$17.07 

$445.67 

$34.14 

$839.42 

$6,599.16 

$17,733.22 

$67.20 

$1,864.40 

$50.40 

$1,214.43 

$7,819.04 

$33,544.79 


$0.00 

$872.78 

$0.00 

$3,120.90 

$0.00 

$1,311.81 

$0.00 

$1,745.58 

$0.00 

$1,311.81 

$0.00 

$1,311.81 

$0.00 

$9,674.69 


Flood Fighting Operations 
Rodent Control 

Totals 


$ 0.00 


$ 0.00 


$35,400.44 $0.00 $7,819.04 $43,219.48 
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Condition: 

G14041 

Description: 

GUADALUPE RIVER - UPRR BRIDGE TO 

W JULIAN ST - RIGHT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11333 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

B 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

erosion at city outfall 



D/S Station: 

67455 



U/S Station: 

67455 

Cross Street: 

us RR 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 




6/21/18 8:11 AM 






Santa Clara Valley 
Water District A 


Condition: 

G14046 

Description: 

GUADALUPE RIVER - WOZ WAY TO 

1-280 - RIGHT BANK - BANK LINING - 
CRACKING 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11733 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

CRACKING 

Jurisdiction: 


Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

verticle crack no chane in damage 


D/S Station: 

73522 



U/S Station: 

73522 

Cross Street: 

280 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 




6/21/18 8:11 AM 


Page 22 of 55 
























Condition: 

G17434 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8546 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

outfall erosion of sac Crete 


D/S Station: 

65422 



U/S Station: 

65422 

Cross Street: 

Coleman Avenue 


Quantityl : Qtyl Units : 

Quantity2 : Qty2 Units : 



6/21/18 8:11 AM 






Santa Clara Valley 
Water District A 


Condition: 

G17435 

Description: 

GUADALUPE RIVER - 1-880 TO HEDDING 
ST - RIGHT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8347 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

erosipn us foot bridge 


D/S Station: 

61915 



U/S Station: 

61976 

Cross Street: 

Heddiing 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 




6/21/18 8:11 AM 
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Condition: 

G20534 

Description: 

GUADALUPE RIVER - 1-880 TO HEDDING 
ST - RIGHT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8347 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

erosion at bridge 



D/S Station: 

61903 



U/S Station: 

61914 

Cross Street: 

DS Hedding 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 




6/21/18 8:11 AM 







Santo Clara Voleu 
Water District A 


Condition: 

G21700 

Description: 

GUADALUPE RIVER - PARK AVE TO W 

SAN CARLOS ST - BED - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8400 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 


Comments: panell missing 


D/S Station: 71277 

U/S Station: 71277 

Quantityl : 
Quantity2 : 


Cross Street: under Park 

Qtyl Units : 

Qty2 Units : 



6/21/18 8:11 AM 
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Condition: 

G24358 

Description: GUADALUPE RIVER - 1-880 TO HEDDING 

ST - BED - LARGE WOODY DEBRIS 

Status: 

ACTIVE 


Location: 

3015903 


Parent: 

G8379 


Inspection 

06-19-2018 

Inspector: 1161 - Dale Honda 

Date: 



Category: 

LARGE WOODY 

Jurisdiction: 


DEBRIS 


Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

debris across secondary chanel at confluence tier 2 

D/S Station: 

60909 


U/S Station: 

60909 

Cross Street: 

Quantityl : 

20 

Qtyl Units : 

Quantity2 : 


Qty2 Units : 

PICTURE 1: 

Inspection Date: 06-19-2018 - Looking: At 



6/21/18 8:11 AM 






Condition: 

G24361 

Description: GUADALUPE RIVER - 1-880 TO HEDDING 

ST - BED - TREE 

Status: 

ACTIVE 


Location: 

3015903 


Parent: 

G8379 


Inspection 

06-19-2018 

Inspector: 1161 - Dale Honda 

Date: 



Category: 

TREE 

Jurisdiction: 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

upstream and downstream of bridge clear zone not maintained 

D/S Station: 

61977 


U/S Station: 

61977 

Cross Street: 

Quantityl : 


Qtyl Units : 

Quantity2 : 


Qty2 Units : 

PICTURE 1: Inspection Date: 06-19-2018 - Looking: At 



6/21/18 8:11 AM 







Condition: 

G24374 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - TREE 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8546 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

TREE 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 


Comments: clear zone not mantained 


D/S Station: 64052 

U/S Station: 64052 

Quantityl : 
Quantity2 : 


Cross Street: 
Qtyl Units : 
Qty2 Units : 



6/21/18 8:11 AM 






Santa Clara Valley 
Water District A 


Condition: 

G24430 

Description: 

GUADALUPE RIVER - W JULIAN ST TO W 
SAINT JOHN ST - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11332 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

erosion on east bank 100 If 


D/S Station: 

68406 



U/S Station: 

68406 

Cross Street: 


Quantityl : 

100 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




PICTURE 1: Inspection Date: 06-19-2018 - Looking: Upstream 


6/21/18 8:11 AM 
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Condition: 

G24434 

Description: 

GUADALUPE RIVER - W SANTA CLARA 

ST TO W SAN FERNANDO ST - RIGHT 
BANK - BANK LINING - MISCELLANEOUS 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11732 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

MISCELLANEOUS 

Jurisdiction: 


Rating: 

(2)(B) Good or Normal Service 


Comments: 

hatch door now closed 


D/S Station: 

69965 



U/S Station: 

69965 

Cross Street: 


Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 



PICTURE 1: Inspection Date: 06-19-2018 - Looking: At 



6/21/18 8:11 AM 



































































































































































Condition: 

G24437 

Description: 

GUADALUPE RIVER - W SANTA CLARA 

ST TO W SAN FERNANDO ST - BED - 
CRACKING 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8398 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

CRACKING 

Jurisdiction: 


Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

cracking in base of pilar 


D/S Station: 

70340 



U/S Station: 

70340 

Cross Street: 


Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 




6/21/18 8:11 AM 














Condition: 

G24443 

Description: 

GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - RIGHT BANK - TREE 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11329 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

TREE 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 


Comments: 

73027 

73027 Cross Street: 

Qtyl Units : 
Qty2 Units : 


D/S Station: 
U/S Station: 
Quantityl : 
Quantity2 : 



6/21/18 8:11 AM 







Condition: 

G24444 

Description: 

GUADALUPE RIVER - WOZ WAY TO 

1-280 - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G10719 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

ccm damaged 



D/S Station: 

73470 



U/S Station: 

73470 

Cross Street: 


Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 




6/21/18 8:11 AM 










Santa Clara Valley 
Water District A 


Condition: G24446 


Description: GUADALUPE RIVER - WOZ WAY TO 

1-280 - BED - VEGETATION - WOODY 


Status: 

Location: 

Parent: 

Inspection 

Date: 

Category: 

Rating: 


ACTIVE 

3015903 

G8423 

06-19-2018 


Inspector: 

Jurisdiction: 


1161 - Dale Honda 


VEGETATION - 
WOODY 

(4)(D) Possible Failure or Violation of Asset 


Comments: woodies in ccm 


D/S Station: 73580 

U/S Station: 73580 

Quantityl : 
Quantity2 : 


Cross Street: 
Qtyl Units : 
Qty2 Units : 



6/21/18 8:11 AM 


Page 35 of 55 


















ST TO W SAN FERNANDO ST - LEFT 
BANK - SEDIMENT 


Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11378 



Inspection 

Date: 

06-19-2018 

Inspector: 

1161 - Dale Honda 

Category: 

SEDIMENT 

Jurisdiction: 


Rating: 

(2)(B) Good or Normal Service 


Comments: 

sediment infont of flap gate 


D/S Station: 

70143 



U/S Station: 

70143 

Cross Street: 


Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 



PICTURE 1: Inspection Date: 06-19-2018 - Looking: At 
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Condition: 

G14034 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8546 



Inspection 

Date: 

12-11-2017 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

F 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

ero under Taylor on bothbanks, consider repair 

D/S Station: 

64018 



U/S Station: 

64018 

Cross Street: 

under Taylor 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 



6/11/18 11:11 AM 






Condition: G14034 Description: GUADALUPE RIVER - TAYLOR ST TO 

COLEMAN AVE - LEFT BANK - EROSION 

Status: ACTIVE 

Location: 3015903 

Parent: G8546 


PICTURE 1: Inspection Date: 12-11-2017 - Looking: Upstream 



PICTURE 2: Inspection Date: 12-11-2017 - Looking: At 



6/11/18 11:11 AM 










Santa Cloro Valley 
Water District A 


Condition: 

G14040 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEVEE RIGHT - 
VEGETATION - WOODY 

Status: 

Location: 

Parent: 

ACTIVE 

3015903 

G8530 



Inspection 

Date: 

12-11-2017 

Inspector: 

1161 - Dale Honda 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 

F 

Rating: 

Comments: 

D/S Station: 

(4)(D) Possible Failure or Violation of Asset 

woodies growing in ccm, remove 

65898 

U/S Station: 

Quantityl : 
Quantity2 : 

65898 

Cross Street: 

Qtyl Units : 
Qty2 Units : 

Coleman 



6/11/18 11:11 AM 
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Condition: 

G18819 

Description: 

GUADALUPE RIVER - COLEMAN AVE TO 
BYPASS 2/3 EXIT STRUCTURE - BED - 
VEGETATION - WOODY 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8549 



Inspection 

Date: 

12-12-2017 

Inspector: 

1161 - Dale Honda 

Category: 

VEGETATION - 
WOODY 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

woodies growi in gabions and on ccm on either side of channel us of Coleman, remove 

D/S Station: 

66238 



U/S Station: 

66552 

Cross Street: 

us Colleman 

Quantityl : 

300 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/11/18 11:11 AM 








Santo (laro Volley 
Wolef District A 


Condition: 

G24433 

Description: 

GUADALUPE RIVER - LOS GATOS CREEK 
CONFLUENCE TO W SANTA CLARA ST - 
LEFT BANK - BANK LINING - 
MISCELLANEOUS 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11635 



Inspection 

Date: 

12-12-2017 

Inspector: 

1161 - Dale Honda 

Category: 

MISCELLANEOUS 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 


Comments: ccm damaged by tree removal, repair 


D/S Station: 69601 

U/S Station: 69601 

Quantityl : 
Quantity2 : 


Cross Street: 
Qtyl Units : 
Qty2 Units : 



6/11/18 11:11 AM 
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Santa Clara Valley 
Water District A 


Condition: 

G24440 

Description: 

GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - LEFT BANK - TREE 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11379 



Inspection 

Date: 

12-12-2017 

Inspector: 

1161 - Dale Honda 

Category: 

TREE 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 


Comments: trees in clear zone us and ds W San Carlos, remove 


D/S Station: 72028 

U/S Station: 72028 

Quantityl : 
Quantity2 : 


Cross Street: 
Qtyl Units : 
Qty2 Units : 



PICTURE 1: Inspection Date: 12-12-2017 - Looking: At 


6/11/18 11:11 AM 
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Condition: 

G25334 

Description: 

GUADALUPE RIVER - W JULIAN ST TO W 
SAINT JOHN ST - BED - TREE 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11265 



Inspection 

Date: 

12-12-2017 

Inspector: 

1161 - Dale Honda 

Category: 

TREE 

Jurisdiction: 


Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

trees w/in clear zone us of Julian 


D/S Station: 

68363 



U/S Station: 

68407 

Cross Street: 

us Julian 


Quantityl : Qtyl Units : 

Quantity2 : Qty2 Units : 



6/11/18 11:11 AM 








Santa Coro Valleu 
Water District A 


Condition: 

G14048 

Description: 

GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11379 



Inspection 

Date: 

04-24-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

E 

Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

gabion leaning 



D/S Station: 

71853 



U/S Station: 

71853 

Cross Street: 

W San Carlos 


Quantityl : 
Quantity2 : 


Qtyl Units : 
Qty2 Units : 



6/19/18 7:56 AM 
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Condition: 

G21699 

Description: 

GUADALUPE RIVER - PARK AVE TO W 

SAN CARLOS ST - BED - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8400 



Inspection 

Date: 

12-12-2017 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

minor damage to ccm, monitor 


D/S Station: 

71206 



U/S Station: 

71206 

Cross Street: 

under Park 


Quantityl : Qtyl Units : 

Quantity2 : Qty2 Units : 



6/19/18 7:57 AM 









Condition: 

G24449 

Description: 

GUADALUPE RIVER - PARK AVE TO W 

SAN CARLOS ST - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8463 



Inspection 

Date: 

12-12-2017 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 


Rating: 

(3)(C) Minor Defects and Functional 

Comments: 

minor ero along 1 bank us Park, monitor 

D/S Station: 

71293 



U/S Station: 

71838 

Cross Street: 


Quantityl : 

550 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/19/18 7:58 AM 








Condition: 

G14036 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8546 



Inspection 

Date: 

04-10-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

N 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

erosion csj outfall 



D/S Station: 

64386 



U/S Station: 

64386 

Cross Street: 

Taylor 

Quantityl : 

600 

Qtyl Units : 

SQUARE FEET 

Quantity2 : 


Qty2 Units : 




6/11/18 11:16 AM 







Santa Cloro Valley 
Water District A 


Condition: 

G14566 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8546 



Inspection 

Date: 

04-10-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

N 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

erosion of bank under bridge 


D/S Station: 

63949 



U/S Station: 

64030 

Cross Street: 


Quantityl : 

90 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/11/18 11:16 AM 
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Condition: 

G14694 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - RIGHT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8348 



Inspection 

Date: 

04-10-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

N 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

homeless cutting into bank causing erosion 

D/S Station: 

63994 



U/S Station: 

64019 

Cross Street: 


Quantityl : 

60 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/11/18 11:16 AM 






Santa Cara Valley 


Condition: 

G14830 

Description: 

GUADALUPE RIVER - TAYLOR ST TO 
COLEMAN AVE - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8546 



Inspection 

Date: 

04-10-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

N 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

erosion of bank 



D/S Station: 

65421 



U/S Station: 

65656 

Cross Street: 


Quantityl : 

240 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/11/18 11:16 AM 
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Santo Clara Voleu 
Water District A 


Condition: 

G18784 

Description: 

GUADALUPE RIVER - W SAINT JOHN ST 
TO LOS GATOS CREEK CONFLUENCE - 
RIGHT BANK - TREE 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8421 



Inspection 

Date: 

04-24-2018 

Inspector: 

1161 - Dale Honda 

Category: 

TREE 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

trees in clear zone, 

remove 


D/S Station: 

68969 



U/S Station: 

68969 

Cross Street: 

San Fern 

Quantityl : 


Qtyl Units : 


Quantity2 : 


Qty2 Units : 




6/11/18 11:16 AM 
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Santa Clara Valley 
Water District A 


Condition: 

G20989 

Description: 

GUADALUPE RIVER - 1-880 TO HEDDING 
ST - BED - IN STREAM VEGETATION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8379 



Inspection 

Date: 

04-10-2018 

Inspector: 

1161 - Dale Honda 

Category: 

IN STREAM 
VEGETATION 

Jurisdiction: 

B 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

isv growing in secondary channel. 

needs removal 

D/S Station: 

61914 



U/S Station: 

62001 

Cross Street: 

d/s hedding 

Quantityl : 

110 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/11/18 11:16 AM 


Page 52 of 55 









Condition: 

G24357 

Description: 

GUADALUPE RIVER - 1-880 TO HEDDING 
ST - LEFT BANK - TREE 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G8320 



Inspection 

Date: 

04-10-2018 

Inspector: 

1161 - Dale Honda 

Category: 

TREE 

Jurisdiction: 

F 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

need lOOIf clear zone from bridge, woodies in com 

D/S Station: 

60668 



U/S Station: 

60668 

Cross Street: 


Quantityl : 

100 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 



PICTURE 1: Inspection Date: 04-10-2018 - Looking: Upstream 
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Santo Cora Valley 


Condition: 

G20991 

Description: 

GUADALUPE RIVER - UPRR BRIDGE TO 

W JULIAN ST - RIGHT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11333 



Inspection 

06-27-2018 

Inspector: 

1161 - Dale Honda 

Date: 




Category: 

EROSION 

Jurisdiction: 

F 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

erosion us uprr trestle - USACE project 

D/S Station: 

67314 



U/S Station: 

67366 

Cross Street: 

D/S julian 

Quantityl : 

60 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/28/18 7:02 AM 
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Santa Cloro Valley 
Water District A 


Condition: 

G24450 

Description: 

GUADALUPE RIVER - W SAN CARLOS ST 
TO WOZ WAY - LEFT BANK - EROSION 

Status: 

ACTIVE 



Location: 

3015903 



Parent: 

G11379 



Inspection 

Date: 

04-24-2018 

Inspector: 

1161 - Dale Honda 

Category: 

EROSION 

Jurisdiction: 

E 

Rating: 

(4)(D) Possible Failure or Violation of Asset 

Comments: 

left bank erosion 



D/S Station: 

72296 



U/S Station: 

72372 

Cross Street: 


Quantityl : 

75 

Qtyl Units : 

LINEAR FEET 

Quantity2 : 


Qty2 Units : 




6/11/18 11:16 AM 
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